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- PARAPHRASE NOT REQUIRED EXCEPT PRIOR TO CATEGORY B ENCRYPTI‘N 
PHYSICALLY REMOVE ALL INTERNAL REFERENCES BY DATE TIME GROUP PRI“R ~ 
TO DECLASSIFICATION NO UNCLASSIFIED REFERENCE IF THE DTG IS QUOTED 


DE RJWZ3K 1C 
P 2725382 
Fit AF aD 
ae COFS USAF 


76-E-€-R-E-T/ FROM WuZSS-18-5- E. FOR AFDAT PD REF OSD MESSAGE DEF 441266 
CHM & OCT 59 PD REGUEST PARTS I THROUGH V BE PASSED TO ARPA IN RESPONSE 
To REF ERENCED MESSAGE PD PART I PD THIS MESSAGE Is SUBMITTED IN- 


| ANTICIPATION OF A REVISED SAMOS DEVELOPMENT PLAN AND Salics OPeRaT Luss 


ANNEX TO 3E PRESENTED IN LATZ NOVERSER 29 PD CURRENT CONTRACT 
NEGOTIATIONS ChM% WHICH WILL DEFINITIZE THE PROGRAM AND ATTENDANT Custs 


CHM WILL BE THE 3ASIS OF THE REVISED DEVELOPMENT PLAN AND ANNEX. PO Thi 
FOLLOWING IS CONCERNED ONLY WITH PLANNED PROGRAM CHANGES SUBSEQUENT 


TO THE 30 JAdUASY 59 SAMOS DEVELOPKENT PLAN PD PART II CLx GROUWD 
RULES FOR THIS ESTIMATE Chi AND THOSE BEING USED 3Y AFBMD ON PREPARING 


THE REVISED PLAN AND ANNEX ARE AS. FOLLOWS CLN Ae TOTAL FY69 FUNDS 


AUTHORIZED FOR THE SAMOS R AND D PROGRAM IS $148 MILLION PD MAXIMUM 
EFFORT IS BEING MADE TO ATTAIN ALL DIRECTED R AND D OBJECTIVES Cu™ 
INCLUDING THE F OUR- “LAUNCH RECOVERY PROGRAM CMM WITHIN THIS FUND 
CEILING PD CONTRACTOR HAS EEN DIRECTED TO ADJUST HIS SPENDING 70 THE 


"names 


$148 MILLION CEILING PD 3. TARGET DATE FOR FIRST SAMOS R AND D LAUNCH 
4 | is 
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IS 24 JUNE 1962 PD THIS DaTz 15 CONTINGENT UPON SUCCESSFUL 
ACCELERATIGA OF THE I AND C SCHEDULE AT THE PT ARGUELLO SITE PD 
C. THE COMPLETION DATE OF THE R AND D LAUNCH SCHEDULE CMM NOW PLANNED For 
MAY 1962 Cem IS CONTINGENT UPON EARLY AVAILABILITY. OF THE 65-1 | 
CUMPLEX AT VAF3 FOR R AND D PUPOSES PD DECISION TO MAKE 65-1 AVAIL - 
ABLE FOR THIS PUPOSE MUST 3E NADE BY DECEM3ER 59 IF THE SCHESULE 15 ro 
3E ET PD PART ITY PD SASED ON THE ABOVE GROUND RULES TKE F OLLOWL.s 
SANCS FLIGHT SCHEDULE IS ESTABLISHED pp 


FLIGHT PAYLOAD  STaniD COMPLEX DATE 

1 oy 1 PT ARGUELLO 1 JUNE 69 

2 EF eo . AUG 68 | 
sf EF bos Sept 6g 
4 E t _ NOV 68 

5 F 2 2° DEC 6a 

y E | 1 _ | JAN 61 

7 F 2 me FEB 61 

g E 1 - APR 61 

9 F 20 a | iT 
18  E/R/ 65-1 auc 61 

rv by PT ARGUELLO 1 = Spr 61 

12 F 20 . OCT 6! 
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AF IN: 28624 (28 oct 59) | ss 
“43 ERS 65-1 NOV 61 

eo E 1. PT ARGUELLO 1 DEC 61 

is *F 20 _ 7 «JAW 62 

1S. E/RS tS 65-1 JAN 62 
17 _ Ge PT ARGUELL? 1 0. PE 62 

lé RL 65-1 HAY 62 


PART Iv PD FLIGHT CONFIGURATIONS ARE as FOLLOWS CLiW FLIGHTS 1 CHM 2 449 
3 ARE DUAL PAYLOAD Ch: SINGLE TANKAGE ASENA VEHICLE Che MOGIFIFG ska 
D SOOSTER AS PREVIOUSLY PLA: WED PD FLGHTS 4 THROUGH 18 ARE SIGNEL | 
PAYLOAD CMM DUAL TANKAGE: AGEWA VEHICLE CMM WITH ORBITAL ADJUST CaPa3IIL- 
ITY CMM MOODIFIED ATLAS D BOOSTER PD THE CHANGE TO DUAL TANKAGE Fox 
SAMOS USE WAS 3ASED ON PRODUCTION AND STAND MODIFICATION CONSIDERA- 
TIONS IN VIEW OF ALL OTHER aGE.aA PROGRAMS USING THIS CONFIGUAATION CLA 
PART V. THE E-3 VISUAL RECO:INAISSANCE PAYLOAD IS BEING INVESTIGATED. ro 
DETERNINE APPROACH AND SCHEDULE FOR « Five FOOT GROUND RESOLUTION 
READOUT SYSTEM PD PART VI PD FACILTIY RECUIREMENT REFLECT THE” 
FOLLOWING ADDITIONS CLN 4. TRACKING AND DATA ACQUISITION STATION cxr 
FI STEVENS cme OREGON PD DESCRIPTION AND UTILIZATION OF THIS STATION 
ARE AS INDICATED FOR THE NEW a0sTox oP) OTTUMWA STATIONS IN @HE 


APNG waves 0-309) 
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Ep JANUARY 59 DEVELOPKENT PLAN PD THIS FACILITY WILL SUPPORT 


| OPERATI ONAL REQUIREMENTS coy IN PLACE OF THE INTERIM VAFB STATION CMM 
AND WILL BE DEALT @ITH IW DETAIL IN THE Samos OPERAT1ONS ANNEX TO THE | 
DEVELOPMENT PLAN TO BE PRESENTED IN NOVEMBER 59. PD 3. EARLY FIX. Pi), THE 


“RAND D PROGRAM FOR THE Data PROCESSING SUBSYSTEM OF Sakoc Is 
RPOCEEDING AS OUTLINED 23 “mE JANUARY DEVELOPRENT PLAN WITH CERTAL. 
HODiF LAT LONS REQUIAED BY DIRECTIVES FROM Wo USAF AND ARPA PD [kESr. 
MODIFICATIONS CONCER A SHIF; IN THE LOCATION FoR ACCOMPLSIHING ‘ 
MAJOR PORTION OF THE R AND D2 SYSTEM TESTING F Rak THE CONTRACT ORS 
FACILITIES AT DENVER TO THE IPC aT FFUTT AF3 PD THE TOTAL SCOPE 
CHM PURPOSE CHK OBJECTIVES AND TECHNICAL COMPUSITION OF THE PROGRat; 
REMAINS THE SAKE AS REPORTED WITH THE AnDITIOn OF A PACKAGE oF 
EQUIPMENT aND a COMPLEMENT OF PERSONNE. TERMEL EARLY-FIX PD THIS 
PACKAGE IS PART OF THE OPERATIONAL AWNEX To THE DEVELOPMENT PLAN 
NOW BEING REVISED PD THE EQUIPMENT AND PERSONNEL ARE REGUIRED i 
“POVIDE THE AIR FORCE OPERATING SQUADRSN AT OFFUTT AFB WITK THE. 
CAPABILITY PROCESS THE DATA GENERATED 3Y THE rvrt TIAL R AND D SaKoc 
TEST FLic™"S PD THIS EQUIPMENT NAY aE EVENTUALLY INTESRATED INT 9 

‘HE OPERATIONAL SYSTEM AS IT 15 DEVEL SED gt CFFUTT aF3 pp DETAILE: 
CRITERIA FOR THIS PACKAGE INIDCATES A TOTAL oF 12000 SOUARE FEET 
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WILL 3E REQUIRED | AT A COST OF $.2 MISSION PD Cc. 1PC/ToCC PD IN ORDER 
TO FULLY SATISFY AND CONFORM WITHTHE DIRECTIVES RECEIVED CMM THE. 
CONSTRUCTION PROGRAM FOR THE CENTRAL OPERATING IPC/TOCC FACILITY HAS 
SEEN ACCELERATED PD THE DETAILEC CRITERIA FOR THIS INDICATES THAT A’ 
TOTAL OF 2160¢2 9 FT WILL BE REGUIRED FOR THE COMBINED INTEGRATED 
FACILTIY FOR A TOTAL CCST OF $3.5 MILLION CONSTRUCTION FUNDS PD THIs 
SEFISENTS AN INCREASE OF 66002 SO FT AND 51°: MILLION OVER THE 
AMOUNTS ESTIMATED IN THHE OPERATI OWAL ANVEX OF THE JANUARY DEVELOPMENT 
PLAN PD - 
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